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E.O. 11652: NA 

TAGS: ABLD, ASEC, AFAC 

SUBJECT: PROPOSED CONSULAR SECTION MODIFICATIONS AND EXTENSION 
TO PROPERTY OBC LO1001 

REF: STATE 128311 

1 . WELCOME VISIT OF FBO TEAM TO ASSIST IN REDESIGN OF NEW 
CCC. POST CRO AND GSO WILL BE ABSENT ON HOME LEAVE, BUT 
ADMIN OFFICER AND TELCOM OFFICER WILL BE AVAILABLE TO MEET 
WITH TEAM AND GULF ENGINEERING. WE HAVE BEEN DISCUSSING 
CCC PROJECT WITH ATO WHO IS CURRENTLY IN KUWAIT ON VISIT. 

HE RECOMMENDS THAT ATO ENGINEER COME TO KUWAIT TO MEET 
WITH FBO TEAM AND GULF IN ORDER TO DEVELOP COMPLETE 
SPECIFICATIONS FOR CCC AT THAT TIME. 

2. THE ATO ENGINEER IS PLANNING A TRIP TO AREA IN VERY 
NEAR FUTURE AND IN THIS REGARD IT WOULD BE PREFERABLE 
IF FBO TEAM COULD VISIT KUWAIT PRIOR TO THEIR VISIT TO 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 KUWAIT 03200 121040Z 

TEHRAN. PLEASE PROVIDE EXACT DATES OF VISIT ASAP IN ANY 
CASE. WE BELIEVE THAT FOUR WORKING DAYS WILL BE REQUIRED 
ON CCC, CONSULAR SECTION AND OTHER MATTERS. 

3. RE CONSULAR SECTION ANTI-TERRORIST MODIFICATIONS: 

POST ALREADY HAS PREPARED DETAILED DRAWINGS AND SPECIFI- 
CATIONS AND WE ARE READY TO GO FOR BIDS AS SOON AS APPROVAL 
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IS RECEIVED. WITH THE SUMMER RUSH UPON US IN THE CONSULAR 
SECTION, WE DO NOT WANT TO DELAY THE BEGINNING OF WORK ON 
THE ANTI-TERRORISM PROJECT ANY LONGER THAN NECESSARY. 

WOULD THEREFORE. APPRECIATE, APPROVAL SO THAT WE CAN SOLICIT 
OFFERS FROM LOCAL CONSTRUCTION FIRMS AND PLACE ORDERS FOR 
THE READY-MOUNT WINDOWS FROM THE U.S. 

SUTHERLAND 
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